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UP L-9963~ 61 


iG February 1961 


2EE MOO ELA NOU Ad FOR 


ae 


Chief, Cperations Braach, DPD-Db/P 


SUBJECT i Alterations of Air Section aad 
Air Maintenance Section Space 


REP ERENCE ' MetuOranduc. tg CfMB/OPD fron. 
COPS/DPD; dated 3 February 1961, 
subject a9 above (BPL~9433. 61) 


I realize the cos: Gatinate of $26, 190 for alterations af Allg 25X41 
Se¢tloa and Air Melatenance Section *pace appears to be Staggering, 


an aour per man plus the coat of material and transportation of 25X1A 
material, thie coat is aot out of lise. Thte BE. paid fro, the 

time of departure frow: the shop until retura, lacluded ia thig is GSA, 
Overhead coats. A breakdown of the cost of this work is a, fellows: 


l. New Partitioning $ 1, 606. 09 
2. Re~ locating éxlating partitions 390, 06 
4. Aermeval of partitions 303, 09 
4 lnatalling new doorg 309, O¢ 
3. Closing, Seturing aad soundproofing 
existing doors 359, 36 
, Seundproofing Of brieliag roor:, 2, 200. 96 
%. Drapes oa four walls with track 3, Suu. gg 
So. Revarnging electrical, telephones and 
ait- condit joning water an. drain lines @, Bing, 39 
3. Air-conditioning entire area including 
five ton anit and dact work 13, 300, ag 
To. Eight panet boards i, $00. 60 
il Painting 306. 36 


De Cinnis BE eet a, lata BA as TOTAL $26, 135. oo 
nn ©-/ A 


BATE Mayfel evens 064540 
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